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Crenshaw/LAX  Project  Update 


a 


JULY  2015 


Street  Closure  Century  Bl 
between  Aviation  Bl  and  Bellanca  Av 

Updated  Schedule:  J uly  13th 


Summary 


Walsh-Shea  Corridor  Constructors  (WSCC)  will  be  installing  framing  for  a new 
bridge  over  Century  Bl  between  Aviation  Bl  and  Bellanca  Av.  This  will  require 
nightly  full  closures  of  westbound  and  then  eastbound  traffic  on  Century  Bl.  This 
work  is  scheduled  to  take  two  weeks  and  the  closures  will  be  implemented  one 
direction  at  a time. 

The  construction  schedule  has  been  revised  and  nightly  closures  of  Century  Bl  are 
scheduled  to  begin  Monday  July  13th,  2015.  The  westbound  closure  will  begin  the 
week  of  July  13th  followed  by  the  eastbound  closure  the  next  week. 

Westbound  detour: 

• Right  at  Aviation  Bl  or  La  Cienega  Bl 

• Left  at  Arbor  Vitae  St 

• Left  at  Airport  Bl 

• Right  on  Century  Bl 

Eastbound  detour: 

• Left  on  Airport  Bl 

• Right  on  Arbor  Vitae  St 

• Right  on  Aviation  Bl 

• Left  on  Century  Bl 


Essentials 


WHAT:  Century  Bl  East/Westbound  Closure  for  Railroad  Bridge  Construction 

WHEN:  July  1 3th,  2015.  Once  work  begins,  Century  Bl  will  be  closed  from  1 1 :pm 
to  6:  am,  Monday  through  Friday,  weather  permitting,  for  2 weeks. 

WHERE:  Century  Bl  between  Aviation  Bl  and  Bellanca  Av 

DURATION:  Approximately  2 weeks 


What  To  Expect 


Access  to  emergency  responders  will  be  maintained. 

Pedestrian  will  be  rerouted  to  a safe  area  outside  of  the  construction  zone. 


Noteworthy 


Support  Local  Business! 

Eat,  Shop,  Play  Crenshaw 

Take  the  Pledge  at  www.metm.net/crenshaw 

Support  Services  for  Businesses 

Metro  Crenshaw/LAX  Transit  Project  Business  Solution  Center  (BSC) 
For  more  information  on  BSC  services  please  visit 
www.metrobsc.net/crenshaw 


Financial  Assistance  for  Small  “mom  and  pop”  Businesses 

Metro's  Business  Interruption  Fund  (BIF)  provides  financial  assistance  to 
qualifying  small  businesses  directly  impacted  by  construction;  learn  more  by 
visiting  Metro's  BIF  program  administrator,  Pacific  Coast  Regional  Small 
Business  Development  Corporation  http://bit.Iv/1  GQBQOw 

Metro  E-mail  subscription 

Go  to  Subscriber  Preferences,  enter  your  email,  and  manage  your  Metro 
Subscriptions.  Reduce  subscriptions  or  unsubscribe. 

Construction  Notices 

can  also  be  found  at  www.metro.net/crenshaw 

Caitrans  - Live  Traffic 

For  live  traffic  condition  around  construction  sites  please 
visit  http://quickmap.dot.ca.aov/ 
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Metro 

One  Gateway  Plaza 

Los  Angeles,  CA  90012-2952 

Bus  & Rail  Transit  Information: 

323 .GO. METRO  (323.466.3876) 
6:30am  - 7pm  (Monday  - Friday) 
8:00am  - 4:30pm  (Saturday /Sunday) 


Stay  Connected  Subscriber  Preferences 

Receive  email  alerts  when  this  info  changes.  Unsubscribe 

Hein 


u 


Bl 


